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pace | [_=iETURN TO GA LIBRARY no oF eyors. 


DATE OF INFO. { SUPPLEMENT TO 
REPORT NO. 


i, Projected cross connections for the elimination of the 
Jestern sectors of BERLIN: 25X1X 


a, lLorthern reroutins line: 
ioe 25X1X 


line of departures The BuilIh (8 53/Z 75( - SPECTRE (C 54/ 
2 53) line. 


Point of departure: Between na20d (ib 53/2 96) ana BUCT 

(N 53/2 96). Prom here the new ling runs northvest to 

Gia cTurpuag (i 53/2 67). The laying of 8 km of new tracks 

fron the startin; point as fur as SOW ULJALDE (1 53/2 86) is 

necessary. Prom SCllecNsALDY the COWL IALAE - BAsDGil (N §3/ 

4 87) =| SUEHLSD_AF (2 53/2 87) line can be used for about 

&kn. Phe reinforcement of the superstructure is scheduled. 

Brom 2ULiilsDuRP as far as UsialicNBUG the construction of 

about 106 km of tracks is required. Your new bridses must 

be built. ‘he project is seneduled to ve completed by 

wareh 195c, 

b. Southern terouting line: 

Tine of departure: The BeilliewUrsieatou (0 53/2 76) line. 

Point of departure: Between GwvcloBiiit (2 53/4 73) and 

BLARuG.Uu. (south). ren here the line vill te laid in an 

easterly dircetion as fur as iAIILGd on the BealIh - 2C50L1, 

(i 53,2 41) line. This line will be crossed 2nu then con» 

tinued as fur ae sUHULH OLD (2: 53/5 93) on the "Cuter freivnt 

wings" <i F : 
» #lunned improvenenis in the BEULIT area: 25X1X 
Qa Preuss reports thut tne «41 has ordered the construction 
reroutin, lines are correct. ’ i 
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CLASSIFICAT Co MaRS 


be The Grafted Hted yet. The plans 


Approved ee 


25X1A 


anu a caleoulntion of the cost ure to be submitted to the 
Wu VTGnsportation sdainistration by 28 Seytenber 1949, 


¢. Course of the projected linc, see jinnex, 
d. weryet dutes are not yet knomm. 


@. The mout iaportant question (the procurenent of the 
materials required f2r the suovcerstructure) has not been 
solved. ‘the UA wants to obtain the noterials by dicsman. 
tling closed or litth used feeder lines t> the former 

war industry plants. 4 list of these lines is to be subs 
mitted within three days, 


2sxia [_—Kounont : 


quested in connection mite newspaper reports of sucuet 1949 
on tie construction ordered by the Soviots of rerouting lines 
din the BLuhIn area. ae realigution of these pluns vould 
enabic tie wovicts to direct tocir Shipments on the shortest 
poscible route without eroseiz: the Jestern Vectors of 
BLRLIN. Ohe shortace of asterials used for the sun.rstruc- 
ture Qehes it. doubtful if these etojects will be carried out. 
If they are executed it will be su incienticn of their great. 
importuice to the wovicts, 


29X1 
rem 


25X1 


itis net clear whether these DLs. 
huve become sujcrPluows bdecause of politi- 

Cal uvevelopments in the sovict Jone or chetcer they reprevent 
advenced plannin= with recvard to these evens. 


25XK1 


Lamex: eroutin; Lines in the BERLIN Area, 
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